BILL NO. S-ll-Ol- O'j 


SPECIAL ORDINANCE NO. S- 7 / 

AN ORDINANCE approving Change Order No 5 , 
being Change Order No. 3 for Inner City Storm 
Relief Sewer Project, Section II, WS-IND-78, 
Resolution No. 249-1970. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT WAYNE, 
INDIANA: 

SECTION 1. That Change Order No. 5, being Change Order No. 
3 for Inner City Storm Relief Sewer Project, Section II, WS-IND- 
78, Resolution No. 249-1970, for EARTH CONSTRUCTION & ENGINEERING, 
INC. to include storm water drainage for the proposed Central 
High School Parking Lot at an increase in the contract price of 
$14,052.00, of which sum the Fort Wayne Community Schools will 
pay 50%, is hereby in all things ratified, confirmed and approved. 

SECTION 2 . This Ordinance shall be in full force and 
effect from and after its passage and approval by the Mayor. 
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Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, as ^ 
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Bill No. 

REPORT OF THE COMMITTEE ON CITY UTILITIES 

We, your Committee on City Utilities to whom was referred an Ordinance 

approving Change Order No. 5, being Change Order No. 3 for Inner City Storm 

Relief Sewer Project. Section II. WS-IND-78. Resolution No. 249-1970. 


have had said Ordinance under consideration and beg leave to report back to the Common 


Council that said Ordinance 



JACK K. DUNIFON. Chairman 

WILLIAM K. GEAKE. Vice-Chairman 

THOMAS G. ADAMS 

JOHN NUCKOLS 

HERBERT G. TIPTON 
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